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18 cargo ships are to be constructed for foreign trade in the IVismar 
and (Varnerallnde shipyards in the years 1951-1955 as follows s 


Year 

1951 

• 

1952 

1953 
1951t 


Wismar Shipyard 

Type 1 Type II 

1,000 GRT 3.000 GRT 


3 1 

3 1 


i/Jarnemflnde Shlpiyard 

Type III Type IV 

5,000 GRT 8,000 GRT 


1 


1 


1955 3 3 

Total 9 5 


1 


1 


2 


2 


bo Cost of Production 


The estimated cost of production per ship is as follows! 


9 Type I (1,000 GRT) 
5 " II (3,000 GRT) 
? " III (5,000 GRT) 
2 " IV (8,000 GRT) 

Total cost 


1.000 TDM per ship 

4.000 TDM ” « 

8.000 TDM » »» 

8o000 TIM » ” 

61,000 TDM 
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Five-year plan 
a« 20 cargo vessels are to be built, as follows s 
Type I 


1951 

1952 

1953 
195U 
1955 


1.100 ORT 


3 

3 

h 


Type II 
2.200 GRI 


1 

1 

3 


Type III 


1 

1 

1 


Type IV 
Si.g0Q GRT 


1 

1 


Total 


10 



Type .1 

Type II 

Type III 


Sum 

1^1 

1,500 

- 

1,U00 


2,900 TDM 

1952 

9,100 

2,800 

7,500 

3,200 

22,600 TDM 

1953 

7,700 

9,000 

10,000 

11,000 

37,700 TDM 

195U 

8,000 

10,900 

9,000 

15,700 

U3,600 TDM 

1955 

3,700 

7,300 

5,900 

8,000 

2li,900 TDM 

Total 

"30^000 

30,000 

33,'^M 

37,^ 

131,700 TDM 


C O 


«»...+■ abir. in TDM, according t o the estimate of eosts 


Type I 

Tyne II 

Tyne III 

Type IV 

1st ship 3,750 

7,500 

13,000 

19,900 

2nd " 3,750 

6,500 

11,000 

18,000 

3rd " 3,350 

5,900 

9,800 


Uth " 3,350 

5,200 



5th " 2,900 

U,8oo 




6th 

7th 

8th 

9th 

10th 


2,900 

2,600 

2,600 

2,l00 

2,U00 


Total 30,000 30,000 33,800 37,900 
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131,700 



b. The estimated cost of production eveiy year under this scheme is as 
follows s 
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3o Alternative proposal t 

as In order to out down the. cost and also the avoid dispersal of qualified 
labor, it is proposed that only one type of ship be const^cted 
at each yard at one time. According to this plan, constxTiction of Typ e 
should begin in Wismar and of Type IV in Wamemtlnde^ 


bo By 1955, 22 ships can be constructed according to this plan. 
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SKEeJE 

Type II 

Type III 


1953 

3 




195Ii 

7 

1 

- 

2 

1955 

1 

h 

3 

1 

Costs per ship according 

to this plan are 

as follows; 



type I 

Tyne II 

Type III 

Type nr 

1st ships 

3,750 

5,600 

10,000 

20,200 

2nd ships 

3,750 

5,200 

9,000 

17,750 

3rd ships 

3,290 

u ,800 

8,200 

15,750 

l+th ships 

3,290 

U,U00 



5th ships 

2,925 

U,200 



6th ships 

2,925 




7th ships 

2,625 




8th ships 

2,625 




9th ships 

2,390 




10th ships 

2,390 




nth ships 

l,9lt0 




Total 

31,900 

2U,U00 

27,200 

53,700 
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18 ships are to be constructed in the five-year 


plan as fouovrai 

8 ships of l^rpe I 1,100 GRP 

it « « Typs n 2,200 GRP 

3 •' " Type III U,500 GRP 

3 " " T^ lY 6.S06 GRP 

18 ships 50,600 GPiT 

b. Intended dates of canpletion are as- follows! 


1951 

1952 

1953 
195U 
1955 


Typs,?. 


2 

3 

3 


8 


Type II 


2 

1 

■1 

T 


Type III 


Type IV 


1 

1 

1 


2 

i 

3 


o. The cost of these ships would be as follows: 




Type II 

Type III 

Type IV 

Total 

1^1 

1,500 

- 

- 

1»00 

1,900 

1952 

7,U00 

- ■ 

-<IW' 

8,100 

15,500 

1953 

IhpSkO 

2,500 

2,700 

22,200 

U2,QU0 

195i! 

1,560 

13,l!50 

13,700 

22,600 

^ 51,310 

1955 

o. 

l!»250 

10,800 


lB,hSO 


25,100 

20,200 

27,200 

53,700 

126,200 


6 . 


di It is still undetermined mtaether the CDS will receive 18 or 22 ships 
under the Five-Year Flano According to the preliminaiy estimates, the 
cost for 18 ships would be 126,200 TDM, and for 22 ships would be 
137,200™. 

^e Creation of a Central Construction Bureau for Shipbuilding 

a. 
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At present, offices for planning, construction, research and development 
are distributed in a number of dif "erent localities. The repair progrm _ 
is dealt with in Berlin while the building program is handled in WaraemOpde, 
Stralsund, and Rosslau, and the. research office for towing experiments is 
located in Berlin-Koepenick, Thus tJrie necessary cooperation, «« ‘ ■ 

as coordination of work^ among various shipyards is lackihg.i 


S^^^^fe-ROL - U.S. OFFICIAIfi ONLY 


Sanitized Copy Approved for Release 2011/05/18 : CIA-RDP82-00457R01 0600050003-0 





Sanitized Copy Approved for Release 2011/05/18 : CIA-RDP82-00457R01 0600050003-0 








Control - u.Se officials onli 

CENTRAL INTELLIGENCE AGENCY 


50X1 -HUM 


b* If the shipbuilding industry is to cope with the large fleet to be built® 
all offices involved mvist® in view of the acute shortage of qualified 
personnel® be centralized as quickly as possible* 

0* As a site for the centralization® only Rostock can be considered* As 
a shipping center it offers possibilities for dealing with the require- 
ments of builders and® at the same time® offers the necessary contacts 
with the university and with the Engineers* School which is now under 
construction* 

do It is® therefore® proposed that a central construction bureau® (Zentrales 
Konstiructions Bdro fflr den Schiffbau) be instituted at Rostock on 
1 January 195l« The bureau should absorb the following offices: 

1) The Viiamemande construction office (Kobd) 

2) The Berlin-^Koepenick construction office 

3) The central office of standards 

li) The towing experimental stations (to be built) 

e* The proposed central construction bureau would establish a center for 
pro;jeots and planning tasks for the whole shipbuilding indiostry at 
Rostock* 
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